394                    COMPLETE  SPECIFICATIONS.
structed building ever designed, containing over 10,000 tons of structural iron. The exterior of the building is finished with stone to the height of three stones above the sidewalk, and with brick, with terra cotta trimmings, above that line. The construction involves many unusual conditions, such as a ballroom on the second story 100 feet long, and 85 feet wide, with vaulted ceiling reaching to the fifth floor. The floors above this great room, and also the roof, are carried on two trusses extending through four stories, the total load carried by the two being about nine million pounds. The columns in the walls around this ballroom are from 60 to 70 feet in length, and some of them carry over three million pounds each. There is also a large dining room on the first floor, which necessitates the use of very heavy trusses, and difficult and costly work. The spaces between the columns are unusually long, 35 and 40 feet being common, thus requiring an unusual quantity of plate girder work. In several other places in the building, rooms extend through two stories, and the roof on three sides has a Mansard slope fifty feet in height, with large towers on the three street corners. All the details have been worked out with'great care, and the business relations of the engineer of construction to both the architect and the owner are considered ideal.
Specifications Explained: These specifications are supplemental to the contract already entered into for the coristruc-
tural iron and steel work of this building, between-----------
------f parties of the first part,* and-----------------, parties of the
second part. They are the specifications referred to in the first clause of said contract, and which are to be considered a part of that contract.
These specifications are intended to cover all the structural iron work in said building. They are intended to co-operate with the drawings for the same, both those furnished by the architect and those furnished by the engineers as hereinafter specified, and what is called for by either, is as binding as if called for by both. They are intended to describe and provide
*Mr. Astor's ageni. who stands as the party of the first part in these specifications, It Mr. John Downey, auad he is so named in various parts of the document.